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INFO AMEMBASSY RABAT 

CONFIDENTIAL CASABLANCA 0210 

E.O. 11652: GDS 
TAGS: ASEC 

SUB J : AMENDED COSTS CONGEN GUARDHOUSE, CASABLANCA 

REF: A. CASABLANCA 942, B. 75 STATE 230747, C. MEMORANDUM 

FROM A/PSO CASABLANCA TO RSO RABAT DATED DEC 18, 1975-WITH PLANS 

ATTACHED 

1 . POST BEGINNING CONSTRUCTION OUTDOOR CONCRETE GUARDHOUSE 
DESCRIBED IN REFS A AND C AND APPROVED BY DEPT IN REF B. AS 
INDICATED REF A PARA 3C LEXGARD WINDOWS REQUIRED FOR PRO- 
TECTION LOCAL GUARD. RTC CASABLANCA ESTIMATES COSTS AS 
FOLLOWS: TWO WINDOWS, 2' X 6' EQUALS 24 SQUARE FEET AND ONE 
WINDOW 2' X 3' EQUALS 6 SQUARE FEET. TOTAL REQUIREMENTS 30 
SQUARE FEET. PRICE PER DEPT A-7405, DEC 1 1, 1975 IS $25.20 PER 

SQ. FT. FOR TOTAL COST OF $756. LEXGARD MAY BE CUT TO FIVE 
PIECES, 2' X 3’, FOR POUCHING. 

2. FOR LOBBY, LEXGARD COSTS ESTIMATED BY RTC AS $3565, 

INCLUDING READY-MADE SPEAKING GRILL BUT EXCLUDING SHIPPING. 

3. ACTION REQUESTED: BUDGET APPROVAL FOR INCREASED GUARDHOUSE 
COST FROM $1,250 TO $2006 OR TO FIGURE NECESSARY FOR PURCHASE 
LEXGARD WINDOWS AND SIMILARLY, INCREASE LOBBY COSTS FROM $5,500 
TO $9,065 OR AMOUNT REQUIRED TO PROVIDE LEXGARD WINDOWS. 

4. POST AND RSO RABAT CONVINCED INCREASED COSTS JUSTIFIED 
AS NEITHER LOCAL GATE GUARD NOR MARINES CAN EFFECTIVELY 
PROVIDE PROTECTION FROM ARMED ATTACK WITHOUT INSTALLATION 
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LEXGARD GLASS BARRIERS BOTH AREAS. DEPT REPLY SOUGHT ASAP 
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SINCE GUARDHOUSE CONSTRUCTION HAS COMMENCED. 

BRUBECK 
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